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OSEC-O90O 
Copy ^2_ of 4 

Contract So. TE-2191 
km adaeot No. 10 


Edgerton, Genaaehausca and Qrier, She. 
1632 South "A" Street 
Lae Vegas, Nevada 


1. ffliis Arandaent constitutes Amendment No. 10 to Contrast No. 
TE-2191, e nt er e d Into between Eager-ton, Gerneahausen and Grier, Ihc. , and 
the United States of Anorioa. 


8. the parties hereto have agreed to divide tee scope of vox* Into 
three categories for tee period 1 July i960 through 30 June 1961. Accord- 
ingly, PAST Z - SCOPE OP WORK, as anandod, is supplemented to include the 
following for tee above mentioned period: 

’’ CMBEBOORZ I . the Contractor shall supply materials and 
servlets to furnish routine support which must be perform e d to 
acco m p li s h the basic task or scientific support at tee radar 
installation at Ifetertotm, Nevada. 

“ CASSBOORZ ZZ . the Contractor shall furnish twelve (12) 

■an Montes of Engineering tins to pcrftara work of a study 
nature which nay he requested from tine to tine by the Con- 
tracting Officer car his authorised representative to determine 
tee feasibility of pe r fo rm i ng tasks generally considered to be 
over and above tee basic work required in Category I. 

’ CA3BGCBT HI . the Contractor shall furnish twelve (12) 
ran Months of Senior Engineering tins, twenty (20) ran mates 
of E n gineer ing tins, and ten (10) nan sooths of Drafting, 

M a chinist s', and Technicians' tins, and Material If required 
to par farm special tasks white are not considered part of 
Oatogssy 1 and white May he requested fro® tiae to tlsn by 
tea Contracting Officer or Ms authorised representative or 
white May result tew a Category U study." 
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ijjj ^ mgr * yh 8 BMwgflttjha 7 and 8 of PAST HI - 

JOTBiA™ COOT AMD FIXED RE, an deleted la their entirety and the following 
in Stibetituted therefor: 

”7* H»e estimted coat for performance of the work for 
tli# period 1 19^0 throu^j 3® June 1^6l is bm Mlovs; 


Category I 
Category H 
Category HI 

Total 


$*>21,338 

22,184 

no,4i6 


$553,938 


®v ®* for perform ace of the work for the 

pertod X July 19w through 30 Juue 19^1 Id as follows; 


Category I 

Category H 
Category HI 

Total 


$37,583 

2,218 

11,042 


$50,843 


fop. 

(/^ /S 


The fix ed fee fOr Categories II and HI Is based on the level of 
effort as set forth la Paragraph 2 above. Tbe Contractor will 
1 Jhy 196$ a listing of aannaemths worked with an 
eetin ate to coaplets the work la Categories H and m. In the 
«wt toe level of effort Is substantially nore or leee than 
^ j e0 ^*"^y L * ?.,**? •***• °* »*»* refereaoed la Paragraph 2 

vm “^^te. If denned advisable, 
0it *« orl ® fl n «ain. It Is eontengdated 
be held shortly after subnHsion 
of t he listing ef toe aetoal and cootsnplated naenth level 
B&r&io&«a abovt* 

t tJ2* i **•* and Hated foe for toe period 

nn rnffi ^ 3® Jr ®»« 19& is SIX HUMORED FOUR THOUSAND 

BKKPI-fflS DOLLARS AND B0 CENTS. ($604,781.00) 
Notwithstanding toe foregoing and la accordance with toe pro- 
^slons of Clause 35, UKCmiW OP GOVERNMENT'S OBLIGATION, 

aad * • *urt ef toe General Pro- 
visions of the contract, there has been allotted to this 

*5 HUSDRED raOOBM® OCULARS ($400,000) for 
Pwforaenee hereunder through February i960. " 


Of the 4 SGHm^”^v^J5T , I 1 !^2? °* B ? ra « m Sh 3(b) of PART V? - PAYMENTS 

pr " 1 * 1, ’“ 1 bmi °« »*« i»u b. u«d 

Wrect Salaries and Wages - Overhead 
95 ~ General Administrative Expense 
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K ' ,• ' i I 


25X1 


25X1 


J. S* uhmwm «» • 

£S&£ £=Ss£ 

All other tewno tai eonaitlono, a« «*s°Aed, rmmia 


6 . inauate ^or *«eoi$t «f two AMoaaent »o. aj to f«***«* 

ms ™ 

thereof to the under»l®aea and retain the reontnlno oort far your filee. 


Very truly yawro. 
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r LIMITATION OF GOVERNMENT'S OBLIGATION 

(1) It is estimated that the total cost to the G ove rnment , Inclusive of 
any fixed fee, for the performance of this contract will not exceed the estimated 
cost and fixed fee set forth in the schedule, and the Contractor agrees to use 
its best efforts to perform the work specified in the schedule and all obligations 
under this contract within such estimated cost. The fixed fee for complete 
performance of this contract is specified in the schedule. 

(2) The sum presently available for payment and allotted to the contract, 
and the period of performance which it is estimated the allotted amount will 
cover, are specified in the schedule. It is anticipated that from time to time 
additional funds will be allotted to this contract up to the full estimated cost, 
including any fixed fee. When additional funds are allotted from time to time 

for continued performance of the work, the parties eMU agree as to the applicable 
estimated period ©f contract performance which shall be covered by such funds and the 
contract schedule amended accordingly. The Contractor agrees to perform or have 
performed work on this contract up to the point at which, in the event of termina- 
tion of this contract for the convenience of the Government pursuant to the clause 
of this contract entitled "Termination," the total amount paid and payable by the 
Government purusant to any settlement including cost and fixed fee under Paragraph 
(e) of such clause would, in the exercise of reasonable judgment by the Contractor, 
approximate the total amount at the time allotted to this contract. The Contractor 
shall not be obligated to continue performance of the work beyond such point. 

(3) The Government shall not be obligated to reimburse the Contractor for 
costs incurred (ineluding amounts payable in respect to subcontracts and termina- 
tion settlement costs) and to pay any fixed fee to which the Contractor may be 
entitled, in excess of the total amount from time to time allotted to this 
contract. However, when and to the extent that the total amount allo tted to this 
contract has been increased, any costs incurred by the Contractor and any fixed 
fee to which the Contractor may be entitled, prior to the increase and in excess 
of the amount previously allotted, shall be allowable to the same extent as if 
such costs had been incurred and fee earned after such increase la amount allotted. 

(4) In the event funds allotted are considered by the Contractor to be 
inadequate to cover the work to be performed for the period set forth in the 
schedule, the Contractor nhall notify the Contracting Officer in writing when 
within the next thirty (30) days the work will reach a point, at which, in the 
event of termination of this contract for the convenience of the Government pursuant 
to the clause of this contract entitled '’Termination,'' the total amount paid and 
payable by the Government pursuant to a settlement including coot and fixed fee 
under Barograph (e) ef such clause will approximate eighty-five percent (8536) of 
the total amount then allotted to the contract. The notice »h»n state the 
estimated date when such point will be reached and the estimated amount of 
additional funds required to continue performance for the period oet forth in 

the schedule. The Contractor s h all, thirty (30) days prior to the end of the 
period specified in the schedule, advise the Contracting Officer in writing as to 
the estimated amount of additional funds which, will be required, on the basis of 
the oblation for performance in accordance with Paragraph (2) of this clause, 
for the timely performance of the work voider the contract for such further period 
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as nay be specified in the schedule or otherwise agreed to by the parties. If, 
after such notification, additional funds are not allotted by the end of the period 
set forth in the schedule, or an agreed date in substitution therefor, the 
Contracting Officer will, upon written request of the Contractor, terminate this 
contract on such date, or on a date to be specified in such request, on which the 
Contractor, in the exercise of his reasonable judgment, estimates that he will 
have discharged his obligation to perform hereunder in accordance with Paragraph (2) 
of this clause, whichever is later, pursuant to the provisions of the clause of 
this contract entitled "Termination.'' 

(5) When additional funds are allotted from time to time for continued 
performance of the work under this contract, the parties shall agree as to the 
applicable period of contract performance which shall be covered by such funds, 
and the provisions of Paragraphs (2), (3), and (4) of this clause shall apply in 
like manner to such additional allotted funds and substituted date pertaining 
thereto, and the contract shall be amended accordingly. 

(6) The Government may at any time prior to termination allot additional 
funds for this contract, and, with the consent of the Contractor, after notice of 
termination, may rescind such termination in whole or In part, and. allot additional 
funds for this contract. 

(7) In the event that sufficient amounts are not allotted to this contract 
to allow completion of the work contemplated by this ecmtract , the Contractor shall 
be entitled, subject to the limitations of Paragraph (3) of this clause, to a 
percentage of the fixed fee set forth in the schedule equivalent to the percentage 
of completion of the work contemplated by this contract . 

(8) Nothing In this clause shall affect the right of the Government to 
terminate this contract pursuant to the clause of this contract entitled "Termina- 
tion." 

(9) For the purposes of this clause the allotment or allotments specified 
In the schedule shall not be decreased without the consent of the Contractor. 

(10) This clause s h all be applicable and the clause of this contract entitled 
"Limitation of Cost" inapplioalbe until sush time as an amount equal to the total 
estimated cost and fee set forth in the schedule is allotted to this contract, and 
thereafter the clause of this contract entitled "Limitation of Cost shall be 
applicable and this clause inapplicable. 
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